PY  T956.2  B853C  c.l 


_J[- 0 iVcifliS-  O ociT,  0 Ij-j 

DOCWlSNTS  53£CTIO^^' 

PEiMi:SYLV/i?n:A  turnpike  cole^ssion 
IL'vRR ISBUEG,  PEUNSYL^PVFIA 


BRI 


CIACMOLOGY 
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TURNPIKE  HISTORY: 


May  21,  1957,  Turnpike  auth^rired  by  General  Assanbly, 
Comorrwealth  of  Pennsylvania;  June  4,  1957,  Merbers  ..fff  J'ur-npike 

V 

CoiniTiission  appointed  by  Governor  George  H , Earle;  Ocijober  10, 

1938;  RYli.  and  RFC  agreed  jointly  to  finance  the  project;  October 
14p  1938,  ^bids  advertised  for  first  lO'-nilo  section;  October  26, 
1938,  bids  opened  and  first  contract  av.nrded;  October  27,  1938, 
ground  broken  by  Chairman  Tfalter  A,  Jones,  and  construction  begun; 
August  31,  1939,  pouring  of  first  concrete  pavement  begun; 

January  22^3.940,  Rays  Hill  first  tunnel  holed  through;  July  G,  1940, 
grading  completed;  nugust  20,  1940,  last  ys’.rd  of  concrete  pavement 
placed;  A^Agust  26,  1940,  previe?/-  and  inspection  of  Turnpike  by 

i 

Government  and  State  Officials;  October  1,  1940,  official  opening 
of  Turnpike  to  public. 
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